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Message Text 



UNCLASSIFIED 

PAGE 01 PORT A 00942 241904Z 
70 

ACTION ARA-10 

INFO OCT-01 ISO-OO AID-05 PM-03 NSC-05 SP-02 SS-15 CIAE-00 

INR-07 NSAE-00 EB-07 SY-05 IGA-01 L-02 /063 W 

031949 

R 241630Z APR 75 

FM AMEMBASSY PORT AU PRINCE 
TO SECSTATE WASHDC 9654 
INFO DOD WASHDC 
USCINCSO PANAMA 
CNO WASHDC 
DIA WASHDC 

UNCLAS PORT AU PRINCE 942 

DOD FOR ISA 

USCINCSO FOR SC-0 (J-5) 

DIA ADMIN MSG FOR AH-7 

CNO FOR OP-617 

E. O. 11652: N/A 

TAGS: EAID, MASS, ELTN, HA 

SUBJECT: PARTICIPATION BY SEABEES IN GOH PROJECT TO RECONSTRUCT 
SECONDARY ROAD IN SOUTHERN HAITI 

REFS: (A) PORT-AU-PRINCE A-32, 4 MAR 75 (CASP SUBMISSION, 

P. 13, NUMBERED PARA 2); (B) USADO PORT-AU-PRINCE MSG 01 16 

DTG 1 8155 1Z APR 75; (C) BACKGROUND MATERIAL POUCHED ARA-LA/CAR/H 

18 APR 75. 

1. IN RECONSTRUCTIONG CAVAILLON BARADERES-PESTEL ROAD, A CONSTRUCTION 
BRIGADE OF THE MINISTRY OF PUBLIC WORKS HAS HAD DIFFICULTY IN 
REMOVAL OF ROCK OUTCROPPINGS. SEABEES HAVE PREVIOUSLY PERFORMED 
BLASTING WORK IN HAITI UNDER AID-FINANCED SPECIAL DEVELOPMENT 
ACTIVITY (SDA) PROJECT FOR OPENING CHANNEL AT CAP HAITIEN. 

HAITIAN MINISTER OF PUBLIC WORKS. PIERRE PETIT, ON MARCH 1 1, 

UNCLASSIFIED 
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1975, REQUESTED ASSISTANCE OF SEABEES FOR REQUIRED ROAD BLASTING 
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WORK AND FOR ASSISTANCE IN SETTING UP BRIGADE PLANNING OPERATIONS 
AND EQUIPMENT MAINTENANCE PROCEDURES. 

2. UNDER HIS AUTHORITY TO CONDUCT DSA PROGRAM IN HAITI, AIDREP/HAITI 
HAS APPROVED $10,000 GRANT ABOVE PROJECT TO PROVIDE TRANSPORTATION 
AND PER DIEM AT RATE OF $17 PER DAY IN LES CAYES FOR SEABEES 

(SEE REFERENCE C FOR EXCHANGE CORRESPONDENCE). 

3. ON BASIS OF RESOURCES AVAILABLE FROM GOH AND AID, DATT 

HAS CABLED CNO (OP-617) TO REQUEST SEABEE DETAIL OF SIX PERSONNEL 
FOR THREE MONTHS PERIOD FOR PURPOSES THIS PROJECT. DETAIL WOULD 
CONSIST OF ENGINEER OFFICER-IN-CHARGE AND 5 OPERATOR/INSTRUCTORS 
(2 EQUIPMENT OPERATORS, 1 HEAVY EQUIPMENT MECHANIC, 1 DEMOLITION 
EXPERT AND ONE DEMOLITION HELPER ). THESE MANPOWER REQUIREMENTS 
WERE ESTABLISHED BY SURVEY TEAM OF SEABEE OFFICERS HEADED BY 
LCDR GEORGE D. FRAUNCES, WHICH CONDUCTED AN ON-SITE SURVEY IN 
SEPTEMBER 1974. COPY OF REPORT POUCHED ARA-LA/CAR/H PER REF C. 
REQUIREMENTS AND PROPOSED UTILIZATION ARE SET FORTH IN DETAIL 
IN DATT'SMESSAGE TO CNO (REF B). 

ISHAM 



UNCLASSIFIED 
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Message Attributes 



Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: CONSTRUCTION, HIGHWAYS, PROGRAMS (PROJECTS), MILITARY EXERCISES 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 24 APR 1975 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975PORTA00942 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750144-1010 
From: PORT AU PRINCE 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750420/aaaaasur.tel 

Line Count: 81 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION ARA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: 75 PORT-AU-PRINCE, 75 A-32, 75 4, 75 MAR 75 

Review Action: RELEASED, APPROVED 

Review Authority: ShawDG 

Review Comment: n/a 

Review Content Flags: 

Review Date: 08 JUL 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <08 JUL 2003 by SilvaL0>; APPROVED <03 FEB 2004 by ShawDG> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 
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